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4 JUN 1981 


MEMORANDUM FOR THE RECORD 


SUBJECT: Initial Screening for Selection of A§E Firm to 
Accomplish Master Plan Study and Environmental 
Assessment for Headquarters Compound 


1981 DC/RECD/OL, and 
met to review RECD files 
on consulting Firms and to select a number of firms for addi- 


tional consideration on the referenced subject. A list of the 
firms reviewed in this initial screening process is attached. 


2. Each firm was reviewed with respect to its experi- 
ence on similar projects in the Washington metropolitan area, 
personnel staffing, and the amount of. recent work the firm has 
had under contract with the Agency. The following firms were 
selected for additional consideration and will be invited to 
an individual briefing and interview session during the last 
week in May. 


Dewberry § Davis f 
LBC&W 

McGaughy, Marshall, §& McMillan 

VVKR, Inc. 


3. Based on their national reputation and experience in 
federal projects, two firms, Daniel, Mann, Johnson, § Mendenhall 
and Skidmore, Owings, & Merrill, will be asked to submit infor- 
mation on their offices. If their material indicates an 
acceptable level of experience and staffing, they may be added 
to the interview list. 


4, The briefing and interview sessions will be attended 
by representatives of OL/RECD and OL/BPS with OL/PD available 
on an "on call" basis to answer any questions regarding procure- 
ment procedures. 


5. A draft memorandum outlining proposed selection 
procedures and a draft Statement of Work prepared by OL/BPS 
was given to DC/RECD for review. 


cc: _DC/RECD/OL 
OL/PD 
OL 1 2274 
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Master Plan and Environmental Assessment for Headquarters Compound 


Preselection List 


Ammann § Whitney 

BE&C Engineers, Inc. 

Bescon Corporation 

R.W. Booker. & Associates, Inc. 
Bucher-Meyers .& Associates 
Carlton Taylor §& Clark 

The Office of Kenneth W. Cobb 
Continental Engineering, Inc. 
Burns. & Roe, Inc. 
Day-Yadon-Ragland, Inc. 

R.L. Daniell & Associates, Inc. 
Dewberry, Nealon & Davis 

The E/A Design Group 

A. Epstein § Sons International, Inc. 
Walter Frederick Friedman and Co.,.Inc. 
Giffels Associates, Inc. 

Nathan C. Hale Associates, Inc. 
Henningson, Durham § Richardson | 
Frederic. R. Harris, Inc. 

Holmes § Narver, Inc. 

Johannes and Murray & Associates 
The Office of Lee Kendrick 
Albert Kahn Associates, Inc. 
Kidde Consultants, Inc. 

Louis Berger International. 

Leo A. Daly 

LBC&W 

Lyon Associates, Inc. 

Law Engineering §& Testing Co., Ltd. 
Nash M. Love §& Associates 
Mariani §& Associates 

Charles A. Maguire §& Associates 
Walter Mendoza §& Associates 
Morton § Rose Associates 
McGaughy, Marshall, §& McMillan 
Nelson-Blitz § Associates 
Pacific Architects § Engineers 
Syska §& Hennessy 

Smith & Faass 

Springfield Associates 

Stanley Consultants, Inc. 
Taylor Garvin Associates, Inc. 
Trans Systems, Corporation 
VVKR Partnership 

Ronald E. Vaughn Associates 
Edward L. Vaughn, Jr. 

Vector Engineering, Inc. 

David Volkert §& Associates 
Howard Way 
Walton-Madden-Cooper, Inc. 
Weller & Scott 

Williams, Coile §& Blanchard 
Wright of Virginia, Limited 
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